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CENTRAL INTELLIGENCE. AGENCY Ope ; 
SECR ET Pace No. 
From: ae 2 


| aPC/9380 PA | 25 AUG 51 he 
To: 
comma (18) ) | [ — 25X1A- 


ACTION: 
: oR (el). Ab/SO (5), OPS (6), PLANS (7), FDP (8~9-10), 
25XTA.. oe MAHOM: POM (19), OPO (1281 5-1-1 5-16-17-18-19-20) , 8/0 (21 -22-25) , 
fn 


[id Paraphrase Not Required. Handle as SECRET Correspondence per Pars. 51 (1) 60A AR-380-5 


25X1A TO: WASHFGG nro: [_|(poucn) cute: {| 7 ZBX1A 
1. CONSTRUCTION COMBINED [AS 


STARTED. PRESENT OPERATIONAL GIRCUITS BEING RUN FROM TEMPORARY LOGAT! 


THAT MUST BE EVACUATED DURING SECOND WEEK SEPTEMBER. A SECOND TEMPORARY 
"BASE SET UP IN HOUSE ADJOINING NEW TRANSMITTER SITE. “OPERATIONAL 
CIRCUITS BEING TRANSFERRED TO THIS SECOND LOCATION PENDING COMPLETION 


FINAL STATION. : 
2. SUITABLE LAND HAS BEEN OBTAINED UNDER COMBINATION OF 
MILATARY REQUISITION AND PRIVATE LEASING ASSURING OCCUPANCY FOR SEVEN 


25X1A YEARS BARRING WAR OR wagon] PoLicy CHANGE, THIS PROCESS eam 


COMPLETE. 
4, REFERENCE 18 MADE TO VARIOUS REPORTS rf 


[SY AS TO NUMBER OF CIRCUITS AND VARIOUS 


SERVIGES SUPPLIED BY THIS STATION. 


‘iad AS $59, 600. HAS BEEN ALLOCATED FROM Cer tere i ra 
—_— FOR STARTING BUILDINGS; pion Rit ate" io 
TOR: | SECRET anne No) oy 
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5. ESTIMATES OF COSTS: 

A. BUILDINGS A/B SITES $58,490. 

B. POWER AND TELEPHONE $23,949. 

C, ANTENNA POLES, WIRE, LABOR ETC $7,5¥y. 

Do FENGE AND PROTECTIVE SYSTEM $7,549. , 
-E, MISC OUTFITTING (WATER, DRAINAGE ETC) $4, 4¢¢, 
F. FURNITURE, SAFE, SUPPLIES $3, 79. | 
G. COSTS ON OIL STORAGE OR UNDERGROUND ROWER CABLE 


UNDETERMINED. | 
oe Ho LEASES FOR LAND (TWO YEARS) $4,750. TOTAL $199,259 
PLUS. MONEY ALLOGATED $62,091. ADDITIONAL FUNDS REQUIRED $71,259 PLUS. 

6. PUBLIC GIDS ON {TEM FIVE A, LOWEST 61D ONE BUILDING 

O5X1A $24.,6003 ITEM B[ | Power GO/TELE COMPANY EST; ITEMS G TO F LOCAL 
MARKET PRIGING; ITEM.H TERMS OF LEASES; ITEM G DEPENDENT ON EQUIPMENT 

SUPPLIED, 7 a 
7. TERMS OF LAND LEASES SUCH THAT WE HAVE CONTROL OF 


DISPOSITION OF ALL BUILDINGS ETC. 
6. IT Is REQUESTED THAT FUNDS IN AMOUNT OF Ha 000 BE 
25X1A ALLOCATED [ TO COMPLETE CONSTRUCTION, PRIOR 1 DECEMBER 51, UNLESS | 
ACTION IMMEDIATE, RAINY SEASON WILL SLOW CONSTRUCTION UNTIL. a UARY 
2, an? ere ee NS GU 
3 a ore es ce at 20h 
oR De | : . : TR ok us 
16512 25 AUG. 51 eee oe AATERS: 
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PROPCSED SOINT BASE STATICN FOR OPG/OSO 


After a review of the joint requirements to service all OFc/OSC orerations 
in this area, the following constitutes a surgeated form of base station and ~~" 
lists the uijer types of eqrirmont and porsonne] folt nocessar; to -oet o’ crations 
cones for 1951 and world have suffiotent eapacity for reasonable Jncronso in 
ita ccorntiens. Tt ds felt, hovever, that the most economic and realistic. dourse 
—-0f action would he. te divide tha work into three phases. — as a 
hase. 1; ~ Would consiat of imenintes ‘obtaining 3 debra torebouunie ines 
‘and 2 HT “AG transsitters with antenna tuners and 2 erystal control frequency rom 
eeivers, These reeelvers uculd free an. existing sPh00 position for a orerae 
ay. t ie making 3 positions available. 


' “hase 2 = Would consist of obtaining the required real estate, constructing 
a bodidine with a suitable form factor and installing the required powor plants. 
“Durine this phase the ox! Jsting } personnel and equipment would be tranaferred to the © 
DEW quarters. 


Phase 3 = Would consist of enlarging the installation with rognrd to men 
and raterinls and installing new equipment as was nocessary. The idea being the 
real estate and building wevld allow i ocara to the full pean seers as ce 
: per the following eqparseyt list. . 


This oavipnent list 18 reprosentative of the type and quantity felt Saas 
sary to accomplish the stetion's work. It 10 of course to be weighed in’ Light: ark 
of availability and dmprovenents known to. os Chis of cme etcres on 


bal 


» ‘The following constitutes all extoting and proposed careuttes 


“Radpting. ek ee a ore ae 25X16. 


‘Y A 


: ‘Be CW. = 2 triers 1 vessel; adninatrative ‘and itoudsant ‘don “ay 


ZOX1C 


; , a Be 
25X1C be @ #Z-hour guard channels. 


Fesinie 2 
[sorta ite eee oe Oa ay 


ie ee 
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ON ee The following adore oqudrment ie folt noaeenesy toa support the 


Pemrenreureran 


above- ncatiened olrevitse. 


Reeotvers: = SPA00 
on hand, a 
Adéitirnal Required, 13. 


ranoranta ada:tors 
Cn hand, 2 
Additional raqviread, 3 


Tolotyne, & ot 19° 
Cn hand, 2 ak 
Addittenal rowirod, ‘i 


Teletype, “odel 14 
Cn hend, ? 
Additional required, 1 


Fover plants ee 
Cn hand, none of sufficient eapacity ae 
Additional roq'iredi two 25 KW Diesel, for transmitting site 

two 15 KW ee for resolving site. 


gue re eqvipnent for 15 pair. 


oo raat itters = Collins 16. % for. teletype works 
Cn hand, 1 
Additional required, 2 


Tranemitter ~ TT frequency ene keyer 
On hand, 
Additional roqiired, 2 


Trensnitter ~ RYLB 
tn hand, 2 
Adcitional reqrired, none 


Transmitter — HT-4G (or opntvatont) 
Cn hand, none 
Additional required, 10. 


VHF Traneutters, oxoduding keying, ocuipent - -ay/nos 
Om hand, 2 
_ Adadtdonal perce 9. 


ANTENNAS. 


Receiving aite: a. Class F Rhombice, 1 N, 1 NW, 1 BSE, 
- + De Double doublets, as required. 


Transwdtting aites as Clase F Rhonbtes, 2 N, 1 NW, 1 ESE. | 
ob Broad band transnitting double doublets as- ‘roquired., 
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PROSC Ce he Tersonnel revirenents for this station as figured for the oxteting 


Sire tir ond praprosed a~ent etrenites weuld anount to the following (for clarity 1t 
is illurtrated on a three watch bacte)s ‘ aot 
voteh 1, C800 = 1600, 7 orerators, 1 transnitting man, - 
“ater 2, 1éCO = 7400, 9 operatora, 2 tranenitting men,” 3 
“leh 3, 0000 = Of00, 2 onerators, 1 trananitting man, rt 


sminten see erev, Ineluding a diese? and notor mechania = 44 
Come a:nervisor, 1. Pe : 
hadintensnee supervisor, Te. 

25X1C Seocetnry, 1. hoe . . 
thig list does not include sueh personnel as code clerks, 


TOTAL: 29, of which numbor 9 are at. present on station and available, 


~ 
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